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£#?* 1. In early October, I ... ~1 f. railroad 25X1 

u. line was to be built to Slone on Hue sen Islam rroxa a poxm; between one 
5 h~. Lietaow and Sagard railroad stations on the Stralsund-Sassnitz railroad 

****** -- line * The new line, -which will require, extensive earthworks,* mix parallel 25X1 
{ the eastern shore of Jasmnnder Bodden. 3 x 
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In early October, i 

that the blank onbiir ^Birkemverder line section ol tho Uorclrin^ ihrim project 
would not be completed on it October according to schedule, because of subsoil 
water difficulties near Schoenfliosc and Itorgfolde and a shortage ° r rails, 
switches and ballast . 2 

3 . The staking off of the railroad line section envisaged in the second stage 
of the Hordring Berlin project- was started on 1 October .3 

it* The connecting curve oast of Gesundbrunnen railroad station was completed 
by early October, However, traffic on tlie lino is not to be started before 
the completion of all safety installations. 




’■"ork on the double-tracking of the Irossbeeren-Jueterbog line was temporarily 
, interrupted and in early October continued at a slew rate. Source did not 
believe" 'that the line will be completed in 1952 . -> Z0A 

6 . In early October, I _ I 

that the SGC issued orders to have the connecting curves near Brandenburg 

and Belzig completed by the end of 1952.° 

7, The construction of a new double-tracked line between Il^cliendorf and -aid pars 
was included in the 1953 railroad construction program, ; 
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25X1 A 


25X1 


In earl; JctoLer, 
that the co;.. a tract 


railroad ^ 

occurred on the ar.ri/ ooriotruct^c'liao.5‘ “' Cu ° or, sijnt rail brooks 




xn late :>apt«ahor # oourco observed tlsat the falka-iber--- ^ ■■>a*,>r-r'ifV i* v 
ooctor^ o* x.xe •.bJo.i-Opttb'.ts railroad lino sao doublo-troc’.-ed" -r“r h 

o’ld S-H’’ 51801 ?? pitches. --/ere to installed bctwoonValXvJh- 
ana ,-^^.9 so that both tracks could be operated after 1 oXtfci 


11, 


source 1 oarrieh at .1 rai"* ♦oac' cti 1 wipa ’• v . , t . 

th- fieu^nooo railroad X' 2 * ^ 

v '~ ,•© p*.*; iVvetoc; i>y 31 3gc onl-er 11^2*^ 


11* 


Ij late b e ptenibsr- , 
tie. J tract ora to lent 
to bo built 1**01; the 


-wttt; tn^t, a sour track to ^;\~ 3r -X 

r.-WWi^r- ... • A .. - «. ' . _ . K>i .A — 


25X1 


rranseo-doeai -staadt railroad line at ah estimated 


cost of k.2 million oaetaarka, A 'P carp is said to behoved "at ‘ olf^Jh 


12, 


In eu-lv feto’-er, source learned that a sour trac’-- -as i n 
S£>r r *?!*«* station on the 


13: 


Source 

TwaffsJ I by the laic tar nt 

wSeJn v Arlin, t*Ut a railroad line 

coin f ls Le bvalt by 1 December l #2 in 

‘ 1 - xLl '■■**** ares ro be ta^e i on the aonal boundary 12 


iW 


In early .IcvoU^ 
headquarters dvit 


oantersleben 


Lroad line *?as out into operation on~T >etoI zrJJ 


n on: a. ox l?lg -tiers lahen~ 


K, 


In early October , 
hoadeymrters that 

plant 4. . ^orpua' is to ’save n length of 9 


u ’* a. imviox* . .•pro'iqcno. lie or rpl os xtqs 


*+* ■« ■kiud'.Stii’ifi 0 “ 5t 


1- t!ae tia, o„ 


5Sr^% S” ; 3Aakenb.ir--,->irkeiWordor oector of 
however. * sha- 1 tt°‘f lor Wio-twcfe operations 


t ie forc?ri»v- MrUn 
iowever, >rior to-S'Xvvi^ 3Xn p°““?? cl: operations by > J Jctobor l'-l2.. 
railroad lino sector — 'T* rocoivad t:vat i*la 


ICaonenl 


1&, I j 1 i s in i - >r- , ia t 


?hioh .■was" ori "dually ttj'X'ht'it Xtjrt tX ; * lrte ™^c»-~hjst*i7iiir:t sector 
project will be started m tX — ao?? a -coars teat work n the 


year** 
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■choeAfcf i ^ 1 ^ “ t on ^s to a connection curve v>-r 

.choenl^^ A *l afe raxlru^i action on the Berlin elevated 


The conpletion of tbT^^irrrh^ on tlle Novated rail 

1 a w-M.if.coL ng mirve nas reporter? prr^H ^-^l- 


Po 


WiiA^Svio eeren and J , '* tor! '°: is -’ iar " cf the 
ihe V)<2 construction nre.-ri \ - — J — — 03 double- tracked nndar 
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